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MEMORANDUM FOR: Comptroller 


SUBJECT 


j Construction of Softball Fields at Langley 


REFEHEBCE : ^ Memorandum, Sane Subject, dated 12 April 1963 


1. Reference author! zed the construction of three softball fields 
near the Headquarters Building and alto noted that construction costs 
would he funded from funds available t» the Agency from non-appropriated 
sources. The original estimated cost of construction was $9*350. Sub- 
sequently, however, it became necessary to change the site of the 
softball fields and the estimated construction cost at the new site 
increased to $12,637. The Office of Personnel and the Office of Logis- 
tics were authorised by me to proceed with construct! on of the softball 
fields on the basis of this new estimate . 


2. Attached are partial billings for writ completed to date, as 
well as statements and recommendations from the Office of Logistics 
for payment of these bills. Accordingly, authorisation is hereby 
granted to release the following amounts from the Agency's Central Club 
Fund: 


Maddox A Hopkins, 
Engineers & Surveyors 


$ 630.00 


S.A. Bruno Construction 
Corporation 


$5,850.00 


3. It is requested that checks drawn to the order of the payees 
and in the amounts due be returned to the Chief, Benef its and Services 
Division, Office of Personnel, for delivery. 


Signed 


L. K. White 
Deputy Director 
(Support) 
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MEMORANDUM FOR : Comptroller 


SUBJECT 

REFERENCE 


Construction of Softball Fields at Langley 

My Memorandum, Same Subject, dated 
12 April 1963 


1. Reference authorized the construction of three softball fields 
near the Headquarters Building and also noted that construction costs 
would be funded from w elf a r e funds available to the Agency from 
non-appropriated sources. At the tim e, ^^elstimated cost of 
construction was $9, 350. Subsequently,, however, it became necessary 
to change the site of the softball fields And the estimated construction 
cost at the new site increased to $12, 637. The Office of Personnel and 
the Office of Logistics were authorised by me to proceed with 
construction of the softball fields oh the basis of this new estimate. 

2. Attached are partial billings for work completed to date, as 
well as statements and recomrpendations from the Office of Logistics 
for payment of these bills. Accordingly, authorization is hereby 
granted to release the following amounts from the Agency's Central 
Club Fund: 


a. Maddox &c Hopkins , 

Engineers & Surveyors 


$ 630. 00 


b. S. A. Bruno Construction 

Corporation . , . $5, 850. 00 

3. /^Checks drawn to the order of t^he payees and in the amounts due 
should be returned to the Chief, Benefits, and Services Division, Office 
of Personnel, foir delivery. 


L. K. White 
Deputy Director 
(Support) 


Attachments 
As Stated 
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Colonel White 


This memo has been retyped 
per your changes. 

Recommend your signature. 
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Coeertawetiou of aoCUuOl 
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***?“•*“* *** md»d on the mmtvmUm of three 
field# mm the aeatpertarg mildly, on Bureau car Public 
«*•*#»* to tl * IghMgr hF $»e fuawit. Coewtractioo costs 
^Xlbe ft* vtlfere foa* available to the Agency fr« oon- 

appropriated source#. 

2 . In order to a ec c eai xiish contraction 1 & a »i»m period of 

r ■i~Tifn *»w! g*S °y t g <BMIr ^ * caMiructioB contract tgr the Agency 
f ?!** ?_ t P tme *L G * 3aerm ^ ^WFIwmi MaiJrirtration cor the Bureau 
of Public Feeds. 3 fee Chief, Beal Brtate and C<HJ»tructlo» id violas, 
Qm ** of ioglauee, will net as Contracting ameer. 

3 . She eetUeated cost of eacstructian i* 10,350. ¥ anchors 

W0 ®* e«»a«pl 4 Aea will be approved by the Contracting 
Officer and |M to the Comptroller tmwmrt, ^ 

if * ^ 0lir cewaareiiee la the above is requested . 
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TO: Colonel White 


STAT 

I discussed the attached with | | 

and with the drafting officer, | 

Each stated that the language in the last SI 
sentence of paragraph 1 is purposely vague. 

| | assures me that he understands 

^Qll well what money is involved and will do 
the necessary when this memorandum 
reaches the Comptroller’s Office. 
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